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Product Type: Beams 
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Quantity: J. 


Work Order Contents 


Build Sheet Contents 


Drawing List 
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Component Compietion 
As Instructed 
Work Order/Build Sheets (Procédures Provided) 
JC 
Quantity Complété on This Work Order 
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Additional Work Sheets (Standard Practice) 
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Drawings (See List Below) 
JC 
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Parts Distribution Sheet 
JC 
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Sub Component Tags 
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Certification 
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Notes 
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Parts Placed in Stores for Distribution 
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Additionai Documentation 
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Drawing # 
Rev# 
Description 
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Documentation of a minor change 
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Non-Conformance Report Required 
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Service Difficulty Report Required 
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Research and Development 
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Third Party 
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Material Tracking Sheet 
Eurocopter AS350/AS355 Aft Mounting Beam 


1 of2 


Ass'y Step 
Qty 


Détail 
Drawing 
Part Number 
Description 
Material 
PO/WO 


78633-01- 0% 
(XX = -01 Rt^02 LH)^ 
Aft Beam Assembly 


Step 1 
Fabrication 


. 1 
78633-02 
Tube 
1x2x0.065 Tube, 304 Stainless Steel 
isos^ 


. 1 
78633-04 
Upper Guide 
1x2x0.12 Tube, 304 Stainless Steel 


Step 2 
Machning 
None 


Step 3 
Fabrication 


. 4 
78633-03 
Guide 
1x0.125 Bar, 304 Stainless Steel 


.4 
78633-05 
Stop Bracket 
0.75x0.065 Sqr. Tube, 304 Stainless 
ilocT 


. 1 
78633-06 
Cap 
0.025" Sheet, 321 Stainless Steel 
I 


.4 
78630-04 
Bushing 
0.375 X 0.065 Tube, 304 Stainless Steel 
/ Ç?73 


. 1 
82735-03 
Tube 
0.036-Tube, 316 Stainless Steel 
/ 


. 1 
82735-06 
Cap 
0.050 Sheet, 321 Stainless Steel 
/looin 


Step 5 
Welding 
iT) CO 


. A/R 
Welding Rod 
ER308L 
IH02. ^ 


Step 7 
Straightening 
None 


Step 8 
Machning 
None 


Step 9 
Welding 


. A/R 
Welding Rod 
ER308L 
02.^- 


Step 11 
Finishing 
None 


Step 12 
Final Inspection 
None 


Step 13 
Powder Coating 
f^kT / 
(Vcrn 


Détail 
CO 
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Ass'y Step 
Qty 
Drawing 
Part Number 
Description 
Material 
PO/WO 


Step 14 
Final Assembiy 


. 1 
— 
Grip Tape 
1" 3M Safety Walk 


. 1 
— 
P/N Placard 
TZ tape, 1/2", white on biack 


MOUNTING BEAM FABRICATION - 
78633 


General 


These instructions apply to mounting beams 78633-01 (aft) for AS350/AS355 cargo baskets. Refer to the 
following drawings, at the current revision, for dimensions and détails: 


78633 - 
Aft Beam 


Work Order: 
(7 


Date Open: 
34 
ppl 7 


Batch Quantity: AjM 
(5 max, use additional sheets for more) 
Complété 


(initial or SCA #) 


#1 
#2 
#3 
#4 
#5 


Beam Fabrication - 
1x2 tubes 


a. Cut 1X 2 X 0.065 material as indicated on drawings. 


i. 78633-02-24.44" 


b. Cut 1X 2 X 0.120 material @ 
16.38" long for upper guide (10). 


c. Record material PO on attached material list. 
d. De-burr cut ends using a sanding dise on a die-grinder. De-burr inside with de-burring tool. 


e. Remove writing on tubes with acetone. 


f. Tag in-progress parts and place on in-progress shelf in machine shop for CNC machining of 
keyways, slots, and bushing holes. 


2. CNC Machining 
_ 


a. Run CNC programs to machine slots and holes in 78633-02 tubes. 


b. Run CNC programs to machine blanks for upper guides. 


c. De-burr slots and holes. 
d. Tag in-progress parts and place on in-progress shelf in welding shop for welding. 


3. Beam Fabrication - 
Components 
Note: Some components are used for many différent beams and are made in batches on separate 
component work orders. Check stock before making components. 


a. Shear caps from 0.025" sheet: 78633-06 
Cut 78633-03 guides from 1x1/8 stock. 
Cut and turn 78630-04 bushings from 3/8 x 0.065 tube. 
Cut 78633-04 upper guides from blanks machined in step 2.b. 
Cut 78633-05 stop brackets from 0.75 x 0.065 tube. 
Cut 82735-03 step tubes from 1.0 x 0.035 tube. 
Punch 82735-06 step cap from 0.050 sheet, 1.25 diameter. Flatten on steel table with a 


hammer. 
Record component POs / WOs on attached material list and place on in-progress shelf in 
welding shop. 


b. 


c. 


d. 


e. 


f. 


h. 
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MOUNTING BEAM FABRICATION - 
78633-01 
Complété 


(initial or SCA #) 


#1 
#2 
#3 
#4 
#5 


4. Beam Welding 


a. TIG weld 78633-03 guide, 4 places, and 78633-04 upper guide into 78633-02 tubes using 


ER308L rod. 


i. Clamp two beams back to back with 1/8" spacer in middie to pre-stress beams prier to 


welding. 


b. Record component and welding rod POs / WOs on attached material list. 


c. Tag in-progress parts for straightening. 


5. Beam Straightening 
Welding on one side of the beam causes the beam to curve. Beams must be straight prior to 
machining slots. 


a. Set beam on blocks as far apart as possible on hydraulic press. 


b. Use a 2" block to distribute press loads. 


c. Gradually work up to pressure required to make beam straight, usually about 800 psi is 


required. The same pressure generally works for beams from the same batch. 


d. Check for straight with a straight edge on back of tube. 


e. 78633-01 aft beams may require straightening on side as well, repeat steps a-d on side, using 
about 600 psi. 


f. Tag in-progress parts and place on in-progress shelf in CNC shop for machining. 


6. CNC Machining 


a. Run CNC programs to machine keyways and slots in 78633-02 tubes with guides welded in 


place, after straightening. 


b. De-burr keyways and slots. 


c. Tag in-progress parts and place on in-progress shelf in welding shop for welding. 


7. Beam Welding 


a. Peg step; TIG weld 82735-06 cap to 82735-03 tube using jig to align cap to tube. 


b. TIG weld 78633-04 bushings into 78633-02 tube using ER308L rod, four places per tube, both 


sides. 


c. TIG weld 78633-05 stop bracket to 78633-02 tube using ER308L rod, four places per tube, both 


sides. Use jig to align stop brackets for height and position. 


d. TIG weld 78633-06 cap to 78633-02 tube. 


e. TIG weld step tube assembly from a. to back of 78633-02 tube using Jig for alignment. Weld 
around step tube as far as possible, then close out tube by flattening protruding edge of step 
tube with a hammer. Complété weld after flattening. 


f. Record component and welding rod POs / WOs on attached material list. 


g. Tag in-progress parts and place on in-progress shelf in welding shop for straightening. 
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MOUNTING BEAM FABRICATION - 
78633-01 
Complété 
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#2 
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8. Beam Finishing 
Welding on one side of the beam causes the beam to curve. Beams must be straight prier to 
powder coating. 


a. Set beam on blocks on hydraulic press. Straightening in sections may be required depending on 


severity of curve. 


b. Use a 2" block to distribute press loads. 


c. Gradually work up to pressure required to make beam straight, usually about 800 psi is 


required. The same pressure generally works for beams from the same batch. 


d. Check for straight with a straight edge on back of tube. 


e. 78633-01 aft beams may require straightening on side as well, repeat steps a-d on side, using 
about 600 psi. 


f. Drill out bushings to F (0.257"), four places per beam, on drill press. 


g. Break sharp edges on stops and flatten bushing locations using sanding dise on die-grinder. 


h. Tag in-progress parts and place on in-progress shelf in welding shop for inspection. 


9. Final Inspection 
To be completed by a différent person than the previous steps. 


a. Inspect beams 78633-01-XX for conformity to drawings. 


b. Tag in-progress parts ready for powder coating. 


10. Powder Coating 


a. Parts are to be powder coated in accordance with commercial practices. 


b. Record powder coating PO. 


c. Inspect powder coating on receiving. 


d. Tag in-progress parts ready for final assembly. 


11. Final Assembly 
To be completed after powder coating. 


a. Préparé step tube for grip tape by rubbing top surface with scotch-brite. 


b. Adhéré 1" 3M Safety-Walk grip tape to top surface of step tube. 


c. Adhéré P/N placard to back surface of beam. 


d. Ensure AN4 boit can be inserted through bushings. 


e. Green tag complété beam assembly and place into stock. 
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HATERIAL SPEC 


0.030 SHEET 


1.0 X 0.125 BAR 


K 2 X 0.083 TUBE 


LIST OF UATERIALS 


JEFT UAHKE 


E. BURGOIN 


01 APR 2010 


UM.ESS OTHERWSE SPEOFICD 


DIMENSIONS ARC IN INCHES 


TOLERANCES ON. 
OECIMALS 
ANGLES 
XXX* ±0.010 
±1/2* 
* XX 
±0.03 
XX 
±0.1 


AEEO DESIGN LTD. 


EURtXOïTER AS350 Se AS355 SERIES 
ATTACHMENT PROVISIONS 
AFT BEAM FABRICATION 


SFCET 
1 
OF 
1 
Al 
78633 


1. Approving Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Form Tracking No. 


2017-0190 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Maiaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Serial/Batch No. 


N/A 


11. Status/Work 


New 


12. Remarks 


13a. Certifies ttiat the items identified above were manufactured in 
conformity to; 
^ 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in block 12. 


~"74ar~QCAR 571.10 Maintenance Release 
^ 


□ Other regùiiîîtSTT-specified in 


Certifies that unless^tbewvise'specified in bioQti^r^tlt^rk identified in 
block 1 land-desCfiBéd in block 12, bas been performedlfTcomplianœ with 
XD»-&Sna3ian Aviation Régulations. 


13b. Siflfiature 
13c. Approved Organization Number 


AMF 73-04 


~T4tï:-Sigtia^e 
^— ^^T4cr-Appt05^ Organizatigji.NumtJër' 


lédfifJame 
Jeff Clarke - AD02 


13e. Date (dd/mmm/yyyy) 
17 May 2017 


^T4d:-Natne 
^T4er-Datt_Md/mmm/yyy^___-—-—' 


Installer Responsibilities 
Ttiis certificate does not constitute authority to install. 


Installers working in accordance with the national régulations of a country other than that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in blocks 13a or 14a do not constitute installation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


r 


Aero Design Ltd. 
f \y 
9888 A Malaspina Rd. Powell River, BC, V8A 0G3 


Phone: 604-483-2376 Fax: 604-483-2372 E-mail: infQ@aerodesign.ca 


AMF 73-04 
Nomenclaturey^'^ 
Af 
EfAM No. of places: 
^ 
Manufacturer:/4^r"g» iZ'S/ 
Z-tcV- 
Part No.: 
3 
- OZ-Q ^ Seiïâl/Batch No.: 
S/A 


Signature: 


I Date: 
! 
J 
^ 
Lie 
\<jr > / 
Lie. No. / SCA 
[)~'C^S 


Form# 20.E.03 
Rev. 1 24 April 2014 


(/) 
(/) 
TTSN: l/A 
TSO: fJA 
Ré^> A/A 
0» 
WorkOrderNo.: ZO/7- ^7 n" 
^ 
Rerr^ining Tasks to be Performed: 
j «r-/«*> gy»» 


Aero Design Ltd. 


9888 A Malaspina Rd. Powell River, BC, V8A 0G3 


Phone: 604-483-2376 Fax: 604-483-2372 E-mail: lnfo@aerodesign.ca 


AMF 73-04 


(/) 
(/) 


fj . f 
Remarks 
oS~~ 


U 
O 


y 


/S) 


Aero Design 


Parts Distribution Sheet 


Description: AS350 LH Beams 
WO# 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 
^ii- 7^ 
1 
LH Aft Beam 
78633-01-02 
îu^'SI 
1 
Grip Tape 
3M Safety Walk 


Approved Manufacturing Faciiity 73-04 
Form 20.F.06 
Rev. Original 27 May 2013 


1. Approving Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Fonn Tracking No. 


2017-0195 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Seriai/Batch No. 


N/A 


11. Status/Work 


New 


12. Remarks 


13a. Certifies that the items identified above were manufactured in 
conformity to: 
^ 
Approved design data and are in œndition for safe opération. 


□ 
Non approved design data specified in block 12. 


"~T4a^-jn ^AR 571.10 Maintenance Release 
^ 


□ Other regùiifiïm-specified in biod<J2.———^ 


Certifies that uniess^therwise'specified in bio3t-12r4tie^rork identified in 
biock llanjtdest^iBéd in biock 12, bas been performedTrTcofnpliance with 
ibe-6a?7a5/arj Aviation Régulations. 
^ 
^ 


13b. Signature 
ÊCéJ.. 


13c. Approved Organization Number 


AMF 73-04 


^T4tr-SignatiKe 
^^ ^ ^T4cr-App£gyed OrganizabonJslumtiSr^ 


wji «lame 
Jeff Clarke - AD02 


13e. Date (dd/mmm/yyyy) 
29 May 2017 
^f4dr-Natne 
^^ 


Installer Responsibilities 


This certificate does not constitute authority to install. 
Installera working in accordance with the national régulations of a country other than that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in biocks 13a or 14a do not constitute installation certification, in ali cases, the technicai record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be ftown. 


Aero Design Ltd. 


9888 A Malaspina Rd. Powell River, BC, V8A0G3 


Phone: 604-483-2376 Fax: 604-483-2372 E-mail: info@aerodesign.ca 


AMF 73-04 
Nomenclature:,^ 
/. /f-l 
No. of pièces: 
/ 
Manufacturer: A^ro 
ZStcj 
Part No.: 7' ^é> 
^rial/Batch No.: 
S/^A 
TTSN: }/A 
TSO: 
h/A 
Rem.: h/A 
01 
Wo/'k Order No.: P' O 
J ^ 
- 17 
^ 
^ 
Rejmalning T^ks to be Performed: 
l^c? y) 


Signature:_ 
DsXe:h^ ^ /2- C'/7 ^ 
Lie. No. / SCA //T) 


Form# 20.E.03'' 
Rev. 1 24 April 2014 


Aero Design Ltd. 
k 
"9 
9888 A Malaspina Rd. Powell River, BC, V8A 0G3 


Phone: 604-483-2376 Fax: 604-483-2372 E-mail: info@aerodesign.ca 
AMF 73-04 


.1» 


Remarks 


(/) 
(/) 
Q) 
U 
O 


PAiêfTT^^ f 


CL 


tz 


Aero Design 


Parts Distribution Sheet 


Description: AS350 LH Beams 
WO# 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 


1 
LH Aft Beam 
78633-01-02 
WOVi 
1 
Grip Tape 
3M Safety Walk 


Approved Manufacturing Facility 73-04 
Form 20.F.06 
Rev. Original 27 May 2013 


1. Approving Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Fonn Tracking No. 


2017-0200 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Serial/Batch No. 


N/A 


11. StatusfWork 


New 


12. Remarks 


13a. Certifies ttiat the items identified above were manufactured in 
conformity to; 
^ 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in block 12. 


^î4a^~CLCAR 571.10 Maintenance Release 
-— 
□ Other regùSfiOrr-speafied in blockJ2-- 


Certifies that unlessottierwisg's^rfied in bioclrf2rftie_^rk identified in 
block 1 land-desCfiSéd in block 12, has been performedlrTcomplianœ with 
Jhe-eaTTadîan Aviation Régulations. 
13b. Si^ture 
7-^ 
Wc^c. ^ 


13c. Approved Organization Number 


AMF 73-04 


~T4tïr-S4gQati^e 
^ 
' 
~T4crTAppioyed Organizahorj-NamtJêr^ 


13a/p|ame 
Jeff Ciarke - AD02 


13e. Date (dd/mmm/yyyy) 
24 May 2017 


~~î4dr+laine 


Installer Responsibilities 
Ttiis certificate does not constitute authority to install. 


Installera working in accordance witti the national régulations of a country other than that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in blocks 13a or 14a do not constitute installation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


r 


Aero Design Ltd. 


9888 A Malaspina Rd. Powell River, BC, V8A 0G3 


Phone: 604-483-2376 Fax: 604-483-2372 E-mail: info@aerodesign.ca 


AMF 73-04 
Nomenclature:/? 
No. of pièces: 
I 
Manufacturer: A^,-o /12rs/'a^ / 


Signature 
/ lz^O/ -7 


Form# 20.E.03 
Lie. No. / SCA AÙ-OS' 


Rev. 1 24 April 2014 


Mi 
tn 
Part No.: ~7^S'S> — C/— OZI Serial/Batch No.: //A 
TTSN: 
/\/^ 
JSO:__J/A 
Rem.: 
Ôi 
Work Order No.: 'P a/1- 37 gT" 
g 
Remaining Tasks to be Performed: 
^ > c^hfeti 
CtfyJâ f 


Aero Design Ltd. 


9888 A Malaspina Rd. Powell River, BC, V8A 0G3 


Phone: 604-483-2376 Fax: 604-483-2372 E-mail: info@aerodesign.ca 


AMF 73-04 


W) 
/, 
Remarks 


u 
' 
O 


/5> 


Aero Design 


Parts Distribution Sheet 


Description: AS350 LH Beam 
WO# 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 


1 
LH Aft Beam 
78633-01-02 


1 
Grip Tape 
3M Safety Walk 


1. Approving Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Form Tracking No. 


2017-0229 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Serial/Batch No. 


N/A 


11. StatusA/Vork 


New 


12. Remarks 


13a. Certifies that ttie items identified above were manufactured in 
conformity to: 


IS 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in block 12. 
tkD 


"^48^-0 ^AR 571.10 Maintenance Release 
^ 


□ Other reguliîiOn-speyfied in 


Certifies that unless^ttjerwisg'specified in biocinïrJliewrork identified in 
block 1 land-desiSiSéd in block 12, has been performedTrTcofBpljance with 
tb6-€afia3/ar7 Aviation Régulations. 
ISb.SBnature 
,_q4 
13c. Approved Organization Number 


AMF 73-04 


~T4tr-Signati£e 
^' ~T4tr-App£oyed Organizatioo-Nwmbër^ 


tpfl. Name 
Jeff Clarke - AD02 


13e. Date (dd/mmm/yyyy) 
12 June 2017 
^T4dr-Naii!e 
^ 
"T4er-DatgJdd/mmm/yyyy)_. 


Installer Responsibllitîes 
This certificate does not constitute authority to install. 


Installera working in accordance witti ttie national régulations of a country other than that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in blocks 13a or 14a do not constitute installation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


Quantity; 
PN: . 


Aircraft: 
Description: 
Supplier: 


Color: 
WO#: 


Aero Design Ltd. 
9888 A Malaspina Rd., Powell River, BC 
V8A 0G3,604-483-AERO (2376) 


1 
78633-01-02 
Eurocopter 
L.H. AFT Beam 
Aero Design 
White 
2017-78 


Model: AS350/355 


PO# N/A 


Aero Design 


Parts Distribution Sheet 


wo#_2£lLlliM 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 
ly 
L 
i'I 
,i t 
1 
Jifc,/-lo 


I -n 
I 
i 
^ t ) 
y ' 
' t 1 ' 
C 
tipoy, 
1 


Approved Manufacturing Facility 73-04 
Form 20.F.06 
Rev. Original 27 May 2013 


1. Approving Civil Aviation Authority/Country 


'Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.ForTi Tracking No. 


2017-0266 


4. Organization Name and Address 


' AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Serial/Batch No. 


N/A 


11. StatusAA/ork 


New 


12. Remarks 


13a. Certifies that tiie items identified above were manufactured in 
conformity to: 
^ 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in block 12. 


"T4a-^-CLCAR 571.10 Maintenance Release 
^ 


□ Other reguiàîitsn-speiàfied in blockJ2— 


Certifies that unless^ttierwisS^pécified iribioan2rititJw^ identified in 
block 1 latjildesCnBéd in block 12, has been performedTîTcomplianœ with 
Xa»-6Sna3îan Aviation Régulations. 
13b. Signature 
13c. Approved Organization Number 


AMF 73-04 


~~î4br-Signati^ 
^^ ^ "Tîte-Appioyed OrganizaforLNwrtbët^ 


f 
i ^ 
13d. Name 
Jason Rekve - AD01 


13e. Date (dd/mmm/yyyy) 
10 July 2017 
"T^dr-Naoïe 
^ 
~~î4Br-Oate_(dd/mmm/yyyy) __—" 


Installer Responsibilities 


This certificate does not constitute authority to install. 
Installers working in accordance with the national régulations of a country other than that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in blocks 13a or 14a do not constitute installation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


Quantity; 
PN: 


Aircraft: 
Description: 
Supplier: 
Color: 
WO#: 


Aero Des 
9888 A Maie 
V8A 0G3, 604- 


1 


78633-01-02 
Eurocopter 
L.H. AFT Beam 
Aero Design 


White 


2017-78 
PO# N/A 


I 


Quantity: 
PN: 


Aircraft: 
Description: 
Supplier: 


Color: 
WO#: 


Aero Design Ltd. 
9888 A Malaspina Rd., Powell River, BC 
V8A 0G3,604-483-AERO (2376) 


1 


78633-01-02 
Eurocopter 
L.H. AFT Beam 
Aero Design 
White 


2017-78 


Model: AS350/355 


PO# N/A 


/S) 


Aero Design 


Parts Distribution Sheet 


Description: AS350 LH Beams 
WO# 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 


2017-78 
1 
LH Aft Beam 
78633-01-02 


16051 
1 
Ghp Tape 
3M Safety Walk 


Approved Manufacturing Facility 73-04 
Form 20.F.06 
Rev. Original 27 May 2013 


1. Approving Civil Aviation Authority/Country 


.Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Form Tracking No. 


2017-0294 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Serial/Batch No. 


N/A 


11. Status/Work 


New 


12. Remarks 


13a. Certifies that the items identified above were manufactured in 
conformity to: 
^ 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in biock 12. 


"T4ar.~ClCAR 571.10 Maintenance Release 
□ Other reJliSïiim-specified in biockjl2-— 


Certifies that uniessottieiwise'specified in bioctn^rttigwork identified in 
biock 11 anildesCfiËédin biock 12, bas been perfomiedTn~t»mplianœ with 
ii»-esna3ian Aviation Reguiations. 
~ 
^ 


13b. SLgi^ure 
13c. Approved Organization Number 


AMF 73-04 


~T4trr-Signati^e 
^ ' ^T4rr-Approyed OrganizahoruNtHTtlJgr' 


13(n<i^e 
Jeff Clarke - AD02 


13e. Date (dd/mmm/yyyy) 
03 Aug 2017 
"~T4dr+iaaîe 
^ 


installer Responsibliities 


This certificate does not constitute authority to install. 


Installers working in accordance with the national régulations of a country other than that specified in biock 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in biocks 13a or 14a do not constitute instaiiation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicabie nationai reguiations before the aircraft may be flown. 


/tlf^ 2.0/2.^/^TT 


^ 
Quantity; 
~ PN: 


Aircraft: 
Description: 
Supplier: 
Color: 
WO#: 


Aero Design Ltd. 


Powell River, BC 
V8A 0G3, 604-483-AERO (2376) 


78633-01-02 
Eurocopter 
L.H. AFT Beam 
Aero Design 
White 
2017-78 


Model: AS350/355 


PO#N/A 


c^fo^ln 


Aero Design 


Parts Distribution Sheet 


Description: AS350 LH Beams 
WO# 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 


2017-78 
1 
LH Aft Beam 
78633-01-02 


16051 
1 
Grip Tape 
3M Safety Walk 


Approved Manufacturing Facility 73-04 
Form 20.F.06 
Rev. Original 27 May 2013 


1. Approving Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Form Tracking No. 


2017-0310 


4. Organization Name and Address 


r AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Seriai/Batch No. 


N/A 


11. StatusA/Vork 


New 


12. Remarks 


13a. Certifies that the items identified above were manufactured in 
conformity to: 
^ 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in biock 12. 


~T4ar~CL_CAR 571.10 Maintenance Release 
^—' 
□ Other regùiiBlJn-speeifi^ in biodr_i2^^'^''^''^ 


Certifies that unless^tfierwtsS'specified in bioclri-2rJtiewrk identified in 
biock 1 lanitdesCnSéd in biock 12, bas been perfonriedTrrcornpliance with 
Jtie-€a/?a5/ar7 Aviation Régulations. 
_ 


13b. Signature 
. 
13c. Approved Organization Number 


AMF 73-04 


~T4tr-Sigaature 
^— 
~T4crAppigyed OrganizatigoJJwntJër' 


13a l^me 
Jeff Clarke - AD02 


13e. Date (dd/mmm/yyyy) 
12 Aug 2017 
^T4dT-Natne 
~~î4er-DatêJdd/mmm/yyyy1 
_ 


Installer Responsibilities 


Ttiis certificate does not constitute autfiority to install. 


Installera working in accordance witti tfie national régulations of a country ottier ttian that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in blocks 13a or 14a do not constitute installation certification, in ali cases, the technicai record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


Quantity: 
PN: 


Aircraft: 
Description; 
Supplier: 
Color: 
WO#; 


Aero Design Ltd. 
9888 A Malaspina Rd., Powell River, BC 
V8A 0G3, 604-483-AERO (2376) 


78633-01-02 
Eurocopter 
L.H. AFT Beam 
Aero Design 


White 
2017-78 
PO#N/A 


Model: AS350/355 


Aero Design 


Parts Distribution Sheet 


i'^(o&ln 


Description; AS350 LH Beams 
WO# 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 
2017-78 
1 
LFI Aft Beam 
78633-01-02 
16051 
1 
Grip Tape 
3M Safety Walk 


Approved Manufacturing Facility 73-04 
Form 20. F. 06 
Rev. Original 27 May 2013 


1. Approving Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.FonTi Tracking No. 


2017-0340 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Maiaspina Road, Poweli River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2017-78 


6. Item 


1. 


7. Description 


LH Aft Beam 


8. Part Number 


78633-01-02 


9. Qty. 


1 


10. Serial/Batch No. 


N/A 


11. Status/Work 


New 


12. Remarks 


13a. Certifies that the items identified above were manufactured in 
conformity to; 
^ 
Approved design data and are in œndition for safe opération. 


□ 
Non approved design data specified in block 12. 


^Ptar-QCAR 571.10 Maintenance Release 
□ Other regùiifiïJrt-spacified in blod(jL2^^ 


Certifies that uniessotfifiAwse'specified in bioanSî-ttie^rk identified in 
block lljgd-desCfiSéd in block 12, bas been performedTtîcomplianoe with 
JiM-GSfîadian Aviation Régulations. 
— 


13b. SigiVëture 
13c. Approved Organization Number 


AMF 73-04 


"T^trr-Sigua^e 
^ 
~~T4crAppcoyed OrganizatiooJJamtJSr^ 


i:^/^me 
Jeff Clarke - AD02 


13e. Date (dd/mmm/yyyy) 
11 Sep 2017 
^T4dr-Nair!e 
^ 
^ 
^ 


Installer Responsibilities 


This certificate does not constitute authority to install. 
Installers working in accordance with the national régulations of a country otherthan that specified in block 1 must ensure thattheir régulations recognize 
certifications from the country specified. 


Statements in blocks 13a or 14a do not constitute installation certification, in ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


SoLoy 
C£>ff]p^S 


Quantity: 
PN: 


Aircraft: 
Description: 
Supplier: 


Color: 
WO#: 


Aero Design Ltd. 
9888 A Malaspina Rd., Powell Ri^ 
V8A 0G3, 604-483-AERO (2376)' 


1 


78633-01-02 
Eurocopter 
L.H. AFT Beam 
Aero Design 


White 


2017-78 


Model: AS350/355 


PO# N/A 


A) 


Aero Design 


Parts Distribution Sheet 


Description: AS350 LH Beams 
WO# 


From PO or WO # 
Quantity 
Description 
Part Number 
For WO # 
2017^t63-7^ (i 
1 
LH Aft Beam 
78633-01-02 
16051 
^ 
1 
Grip Tape 
3M Safety Walk 


Approved Manufacturing Facility 73-04 
Form 20.F.06 
Rev. Original 27 May 2013 


